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No, istog in Block ©, 


&. CONTRACT LINE ITEM NO. | B, EXHIBIT 
004, 


C. CATEGORY 


TOP & ™o Other 1 





D. SYSTEM HTEM 
100G ETHERNET ENCRYPTOR 


1. Data Hem No. 
toot 


2. Tite. Of Data tem 


E. CONTRACT / PR NO. 
NROOOO-14-C-0089 


Maintenance and Provisioning Concept 





F, CONTRACTOR 


1 ViaSat, Inc. 


‘3. Subtitle 





A Authority (Bata Acquisition Dacumert No. } 
DLILSS-60095 (Refianty) 


5, Contract Reference: 
SOW Section 3.10.4 


6. Requiring Office: 
COMMIAG 





7.0250 Req | 9. Dist Statement 
ur Required 
fad 


10. Freq 
Once 


wenicy, 12: Date of Firsl Submission: 


Draft NLT 2 weeks prior to PDR: 


14 





A NIA, 





B. Ani Coie | 


14. AS'Of Date 


NLT:39 days after COR 





46 Remarks 


Gohtent’should- address , at a thinimum, taplés frank Chapter 2 (all) and Chapter 4 (10.9.4.4 and 10.9.4.5) 


Vendor. format acceptable 


Deliveries. under this. CORL.coristitute Operations, Mainiénaice, Instatialion, and Training, dati AW, .N52.227-002 snd 


shall be detiverad with Valimited Rights:unlass.prier approval of the Contracting Officer is given in writing. 


2, Title of Data tte 
‘Operator's Training Plan 


1.Date item No: 
baoz 


13. Date cf Subsequent Submission: 


a, Addressee 


COMMAAO ~ COTE 


Distribution 
b. Copies 














3. Sublitie 











45. Totat 





4, Authority. (Data Acquisition DagumentNo,) 


5. Contract Reference 
‘SOW Section 3.10.2 


6, Requiring Office 
COMMIAO 





DESESS-81523B (Guidance: onty) 





12. Date of FirstSubmission 
Draft NLT 2 weeks prior to CDR 


7..OD' 280 Req 9, Dist Statement 
ar Required 


40. Frequency 
‘ONEIR 


4 


Ojstributiary 








c 
13. Date of Subsequent Submission 


NLT 30 days after COR 


111 As Of Date 
(NIA 


8. App Code 
a 








a, Adgressee 


b. Copies 


Final 








16. Remarks. 
Use DI-SESS-815236 Part 1: (Lesson-plan.data requirements) a5 a.guide. 

Vendor fortiat aaceptable: 

Deliveries. under this: CORL constitute Operations, Maintenance, installation; and Training,.data IAW, N52.227-002 and 
shall be delivered with Unlimited Rights uniess prior approval of the Contracting Officer is given in writing. 
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Initial Training Course Materials 


1, Data Iter No. 
Hoos 


COMMAAO - COTR 











45, Total 














5. Contract Reference 
SOW Section 3.10.2 


4 ‘Authority Wala ‘Acauisition Document No.) 
Dl SS-e0872 


&. Requiring Office: 
COMMIAD 





7, DD 250: Req 9. Dist'Stalement | 10, Frequency 12.-Date.of First Subrais 
LT Required ONEIR NLT90 days prior to Initial Training 
c Course 


14 


Distribution 





I 





8 App Code 44. As OF Date ; 13. Dale of Subsequent Submission 
A NIA NLT 30 days prior to Initial Training 
Course 











4. Addressee: 


T b. Copies: 











76, Remarks 

Develop and deliver'a 1 day EGU Operator's Training Course consisting of a Course Syltabus, Instructor Outline Hands~ 
on Training. with ECU.and Test Key‘and Student Handbook. Address basic ‘and advanced ECU operator functions.to 
includa: review of NSA Opsrational: Security Doctrine -overvew of EGU {uncticns, alarms, switches, etc, how to proparly 
key. the ECU, how to properly configure the ECU for-operations (manually and through M2M/GUI interface, how to 
perform standard operater maintenance functions (/:.@. changing batteries, LEDS, lights, etc.) 

Deliveries urider-this CORL-constitute Operations, Maintenance, Installation, and Training, data AW, N952.227-002 and 
shall be delivered with. Unlimited Rights unless prior approval of the:Contracting Officer is. givervin writing. 


COMMAS = COTR: 








18, Totat 


1. Gata item No, 
dod 


2,. Tite oF Data Item 
Operator's Manual 


3. Subtitle. 














4, Authianity (Data Aequisition DasuinentNe:) 


Seeitym 36 


§. Contract Reference: 
SOW Section 3.10.3 





7, DD-250-Req 
ur 





/8.-App Code 
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M6 Remarks 


‘The. nidhtial stall: provide. detailed interface descriptions anid address iristatiation, configuration, operation and 
troubleshooting requirements: and procedures. Vendor format acceptable: Use NSA DS-56 (Data Standard for the 





8. Dist. Statement 
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ONE/R 


19. Frequency 


44, As. Of Date, 
NIA: 


42, Dats of First Submission. 
NLT 99 days after CDR 





13. Date of Subsequent Submission 
60.days prior to delivery of first EM unit 


8. Requitiig Office 
COMMIAO 





a. Addressee 








Preparation.of INFOSEC Tectinical Manuals} Section '5-4/5-5 as a guide: 


Deliveries under tis CORE constitute Operations, Maintenance, installation, and Training. data JAW, NSZ.227-002 and 


shail be delivered with Uniimited Rights unless prior approval-of the Contraciing Officeris given in writing. 
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Previous editions are obsq 
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Total Price 


38,.Estimated 
Total Price 


18, Estimated 
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